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Considerable progress is being made in the construction of the Sehonau 
power station; the shell of the building is finished, the turbo-canel 

is being conecreted, and machine beses laid. The turbines have bean order 
ed from J. Mo Voith of St. Pélten, the generators from the Elin works dn 
Vienna, Details on their number, type,and capacity are not yet known. 


2. Stopfenreuth 


Initial clearing is in progress at Stopfenreuth; four excavators are in 
operation. 


3e Altenworth 


Glearing work is in progress with seven exeavators and a light field 
vallroad; a start has been made on construction of the walle of the 
power station. 


ho Talla 


Five excavatora are still at work on sarth removal 3 the walls are being 
constructed, and concrete foundations are baing leid. 


' 5. Korneuburg 


; 
Work has reached a similar stage to that at Tulln .3o fay, no machinery 
has been installed, but the turbo-canal is heing conereted. 
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